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CHAPTER 1 INTRODUCTION AND OVERVIEW 

1 .1 . MAYOR’S FOREWORD 


1 .2. OVERVIEW OF THE MUNICIPALITY 

Mutale Municipality is located on far north-eastern corner of Limpopo Province. It is one of the four local Municipalities 
comprising Vhembe District Municipality. It serves a population of 95 712 (municipal IDP) spread over 150 villages. The 
total land cover of the Municipality is 2375, 78212 Hectures. 

The total number of households within the Municipality area is 20 795 (census 2001), 60 % of which earning below R 1 
100.00 per month. Service Levels are as per the table below. 


Table 4: Access to Services: Mutale Local Municipality 


SERVICE 

1996(13 113 
households) 

2001 (17 645 households) 

2005 (20 795 households) 

2006 (20 795 
households) 


Basic 

and 

abov 

e 

Below 

basic 

Basic and 
above 

Below basic 

Access 

(RDP 

Standard) 

No Access 
(Below RDP 
Standard) 

Access 

(RDP 

Standard 

) 

No 

Access 

(Below 

RDP 

Standard 

Water 

9 474 

3 639 

7 795 

9 467 

4 343 

16 451 

5 591 

15 203 

Sanitation 

7 540 

5 573 

2 373 

14 890 

3 583 

17212 

5 321 

15 474 
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Electricity 

931 

12 182 

7 280 

10 365 

9 574 

11 221 

11 606 

9 189 

Refuse 

Removal 

224 

12 889 

1 067 

16 578 

900 

19 895 

1 087 

19 708 

Housing 

4 316 

8 799 

9 447 

8 195 

12 865 

7 930 

13215 

7 580 

Telephones 

2 165 

10 948 

12 108 

5 538 

6 595 

14 400 

8 615 

12 180 


Current service delivery backlogs 
Sanitation: 74% 

Water: 73% 

Eiectricity: 44% 

1.3 EXECUTiVE SUMMARY 


Mutaie Municipaiity strives to achieve the foiiowing goais and objectives; 

• provide democratic and accountable government to local communities 

• create and sustain financially sound municipality 

• promote leadership excellence and integrated planning and development 

• provide sustainable services that meet the needs of the communities 

• promote social and economic development 

• promote staff development 

• promote effective and efficient municipal administration 
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• promote inter-governmental relations 
Vision statement for Mutale Local Municipality 

“A DEVELOPMENTAL MUNICIPALITY THAT ENSURES SUSTAINABLE ECONOMIC GROWTH AND EQUITABLE 
SERVICE DELIVERY” 

The Municipality’s priority issues are as indicated below. 
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CHAPTER 2 PERFORMANCE HIGHLIGTS 


1. Institutional arrangement 

The Technical and Community Services is composed of nine divisions which are the: Water and Sanitation, Roads and 
Bridges, Housing, Electricity, Environmental and Workshop. 

2. Division 

2.1 Water and Sanitation 
Water 


Vhembe District Municipality is a Water Service Authority and it is implementing the following projects: 


1. 

Tshokotshoko 

1 00% Complete 

2. 

Tshipise Dambale Water 

60% pipeline and 40% reservoir ( no contractor on site ) 

3. 

Manenzhe Bale Water 

95% pipeline and 100% reservior ( extension to Bale ) 

4. 

Shakaza 

100% pipeline and 100% reservoir 

5. 

Gogogo/Fefe 

1 00% 
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6. Dombo 1& 2 

7. Gumela, Musunda/Tshitanzhe water 

8. Mapakoni/Makhavhini water 

9. Gumbu/Sigonde water 

1 0. Mutele RWS pump station/purifica plant 

1 1 . Mutele A&B/Mukomawabani / Sanari 

12. Tshivhongweni 


Sanitation 

1. Mabulo23 

2. DzambalS 

3. Matshavhawe 29 

4. Pile 29 

5. Tshapasha35 

6. Khunguni 17 

7. Guyuni 29 

8. Tshanzhe34 

9. Mukondeni 33 

10. Gundani 35 

11. Mufuiwi 34 

12. Tshiungani 1 32 

13. Tshiungani ii 48 

14. Gumbu 35 

15. Lwathudwa37 

16. Tshamutora20 

17. Tshitomboni 20 

18. Mvala20 

19. Mutshikilini 35 

20. Gondeni 35 
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1 00 % 

90% ( assembling of package plant ) 
90% ( waiting for energizing ) 

1 00 % 

60% ( transformer and dozing building ) 
70% ( three reservoirs 
70% ( reservoir ) 


1 00 % 

1 00 % 

1 00 % 

1 00 % 

1 00 % 

1 00 % 

1 00% 
1 00% 

1 00% 
1 00% 

1 00 % 

1 00% 
1 00% 

1 00 % 

1 00 % 

1 00% 
1 00 % 

1 00 % 

1 00% 
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TOTAL UNITS 603 


2.3 Housing 


PROGRESS REPORT 


TRY DEVELOPER 50 UNITS 2006/2007 


VILLAGE 

UNITS ALL 

END 

W/P 

R/F 

SAN 

BALANCE 

Khavhambe 

10 






Maholoni 

16 






Maramanzhi 

18 






Tshenzhelani 

06 






Total 

50 


25 

25 
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LEGAE DEVELOPER 300 UNITS 2006/2007 


VILLAGE 

UNITS ALL 

FND 

W/P 

R/F 

SAN 

BALANCE 

Bale 

13 







8 


































Lwathudwa 

10 


Tshiungani 2 

13 


Tshandama 

12 


Lukau 

10 


Phalama 

9 


Khunguni 

2 


Mulodi 

15 


Matshetshete 

10 


Tshitunguni 

8 


Sigonde 

10 


Tshenzhelani 

4 


Gumbu 

10 


Ngalavhani/Gwangwatini 

10 


Guyuni 1 and 2 

10 


Pile 

3 


Tshapasha 

10 


Dzamba 

11 


Gogogo 

11 


Tshivhongweni 

11 


Zwigodini 

10 



Matatani 

Madadani 

Tshithuthuni 

Madzivhanani 
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Tshitambe 7 

Mvala 4 

Tshidongololwe 2 

Tshiozwi 1 

Musunda/Tshitanzhe 6 
Mphagani 10 

Madzwororo 5 

Tshifume 5 

Muswodi 10 

Tshipale 2 

Luheni 1 

Gwakwani 4 

Ngalavhani 2 4 

Total 300 


75 


2.4 Electricity 

2006/2007 allocation 

■ Mataula x 341 Households Connections at 1 00% completed 

■ Tshipise x 335 Households Connections at 1 00% completed 

■ Dambale x 1 23 Households Connections at 1 00% completed 

■ Ngalavhani / Gwangwatini x 11 5 Households Connections 1 00% completed 

■ Masisi x 1 77 Households Connections 1 00% completed 

■ Phalama x 1 40 Households Connections at 1 00% completed 

■ Madadani x 87 Households Connections at 1 00% completed 

■ Mapate x 96 Households Connections at 1 00% completed 

■ Tshanzhe x 187 Households Connections at 100% completed 
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1. Summary of performance 


• No of households electrified during this financial year 





1 601 




• No of households provided with water during the financial year 

3 966 




• No of new houses built in the municipality during the financial 
year 

350 




• No of households provided with sanitation. 

980 




• No of households provided with refuse removal in the financial 
year., 

1 572 




• No of villages provided with access roads in the municipality. 

44 




• Collection levels for revenue due 

81% 




2. Service backlogs 





2.1 Water Backlogs 

Backlo 

g 

Requir 

ed 

Budg 

eted 

Actual 

• Backlogs to be eliminated(no of households receiving 
minimum standard of services) 

15 203 


Distric 

t 


• Backlogs to be eliminated(percentage identified as backlog 

73% 




• Spending on new infrastructure to eliminate backlogs(Rand 

000) 




20 172 000 
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• Spending on renewal of existing infrastructure to eliminate 
backlogs(Rand 000) 





• Total spending to eliminate backlogs (Rand 000) 




20 172 000 

• Spending on maintenance to ensure no new backlogs created 





2.2. Sanitation Backiogs 

• Backlogs to be eliminated(no of households receiving 
minimum standard of services) 

15 474 


Distric 

t 


• Backlogs to be eliminated(percentage identified as backlog 

74% 




• Spending on new infrastructure to eliminate backlogs(Rand 

000) 




3 000 000 

• Spending on renewal of existing infrastructure to eliminate 
backlogs(Rand 000) 





• Total spending to eliminate backlogs (Rand 000) 




4 700 000 

• Spending on maintenance to ensure no new backlogs created 





2.3. Refuse removai Backiogs 

• Backlogs to be eliminated(no of households receiving 
minimum standard of services) 

19 708 




• Backlogs to be eliminated(percentage identified as backlog 

95% 




• Spending on new infrastructure to eliminate backlogs(Rand 

000) 




120 000 

• Spending on renewal of existing infrastructure to eliminate 
backlogs(Rand 000) 





• Total spending to eliminate backlogs (Rand 000) 




120 000 

• Spending on maintenance to ensure no new backlogs created 
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2.4. Electricity Backlogs 

• Backlogs to be eliminated(no of households receiving 
minimum standard of services) 





9 189 




• Backlogs to be eliminated(percentage identified as backlog 

44% 




• Spending on new infrastructure to eliminate backlogs(Rand 

000) 




6 489 000 

• Spending on renewal of existing infrastructure to eliminate 
backlogs(Rand 000) 





• Total spending to eliminate backlogs (Rand 000) 




55 134 
000.00 

• Spending on maintenance to ensure no new backlogs created 





2.5. Roads Backlogs 

• Backlogs to be eliminated(no of households receiving 
minimum standard of services) 









• Backlogs to be eliminated(percentage identified as backlog 





• Spending on new infrastructure to eliminate backlogs(Rand 

000) 




5 129 960 

• Spending on renewal of existing infrastructure to eliminate 
backlogs(Rand 000) 





• Total spending to eliminate backlogs (Rand 000) 




239 267 

567 

• Spending on maintenance to ensure no new backlogs created 





2.6. Housing Backlogs 

• Backlogs to be eliminated(no of households receiving 
minimum standard of services) 

7930 
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• Backlogs to be eliminated(percentage identified as backlog 

38% 




• Spending on new infrastructure to eliminate backlogs(Rand 

000) 




9 579 000 

• Spending on renewal of existing infrastructure to eliminate 
backlogs(Rand 000) 





• Total spending to eliminate backlogs (Rand 000) 





• Spending on maintenance to ensure no new backlogs created 






Building and Zoning plans 2006/07 


Applications 
outstanding 1st 
July 2006 

Category 

Number of new 
applications 
received 
2006/2007 

Total value of 
applications 
received Rand 

Appplications 
outstanding 30 June 
2007 


Residental new 

46 

2778.4 

0 


Residental addtions 



0 


Commercial 

9 

1631.34 

0 


Industrial 

0 

0 

0 


Other ( specify ) 



0 
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5. ORGANIZATIONAL STRUCTURE 

See annexure A 


CHAPTER 4 AUDITED STATEMENTS AND RELATED FINANCIAL INFORMATION 


Audited Annual Financial Statement 2006/2007 (See annexure B) 
4.1 AUDITOR- GENERAL’S REPORT 
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